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Message Text 

UNCLASSIFIED 

PAGE 01 CARACA 03674 131537Z 
ACTION SY-05 

INFO OCT-01 ARA-10 ISO-OO /016W 

131914Z 055749/47 

R 131455Z APR 77 
FM AMEMBASSY CARACAS 
TO SECSTATE WASHDC 7251 
INFO AMEMBASSY PANAMA 

UNCLAS CARACAS 3674 

DEPT FOR SY/OPS/FO & ARA/MGT 

PANAMA FOR OIC/RTC 

E.O. 11652: N/A 
TAGS: ASEC 

SUB J : COST ESTIMATE FOR PREPARATIONS FOR CCTV INSTALLATION 

1 . IN ORDER TO ENHANCE THE POST'S OVERALL PROTECTIVE SUR- 
VEILLANCE CAPABILITY, RSO HAS RECOMMENDED THE INSTALLATION OF AN 
ADDITIONAL CCTV CAMERA ON THE EMBASSY COMPOUND. 

2. TO FACILITATE THE MOUNTING OF THE CAMERA ON THE ROOF OF THE 
WAREHOUSE ON THE EMBASSY COMPOUND, CONDUITING FROM THE POWER 
SOURCE TO THE CAMERA MUST BE EMPLACED. THE FOLLOWING IS AN 
ITEMIZED COST ESTIMATE OF CONSTRUCTION OF DUCTING, PROCUREMENT 
OF THE CONDUIT AND LABOR. 

A. CONSTRUCTION OF TWO (2) MANHOLES WITH CONCRETE COVER AND 

STEEL FRAME $350.00 

B. CONSTRUCTION OF ELECTRICAL DUCTING 
(UNDERGROUND) DRENCH, CONCRETE, ETC. $600.00 

C. PURCHASE AND INSTALLATION OF PLASTIC 

CONDUIT 2" ( 1 00 FT) $400.00 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 CARACA 03674 131537Z 

D. EXTERNAL 2" PLASTIC CONDUIT TO BASE 

ON ROOF OF WAREHOUSE (15 FT) $100.00 

E. LABOR $150.00 

$1,600.00 

3. ALL ABOVE PRICES ARE ESTIMATED PRICES AS RECEIVED BY 
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PROSPECTIVE CONTRACTORS AND ARE VALID FOR THIRY (30) DAYS. 

4. REQUEST THAT FUNDING FOR THIS PROJECT BE APPROPRIATED ASAP 
AS IT IS IMPERATIVE THAT THE CCTV INSTALLATION BE EFFECTED 
SOONEST. 

VARY 


UNCLASSIFIED 


NNN 
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